Red and Bonita Mine Bulkhead Construction 
Requirements and Specifications 

Prepared for the United States Environmental Protection Agency 

by 

The Colorado Division of Reclamation, Mining and Safety 
Inactive Mine Reclamation Program 


PROJECT LOCATION 

The Red and Bonita Mine is located on the east side and approximately 200 vertical feet above 
Cement Creek, ten miles north of Silverton, in San Juan County, Colorado (Figure 1). The site is 
accessed from Silverton via County Road 110, north 6.4 miles to County Road 52, then County 
Road 52 northbound along the east side of Cement Creek to the Red and Bonita Mine. 

WORK SUMMARY 

The project work will involve construction of a hydraulic bulkhead in the Red and Bonita adit. 
Bulkhead construction will consist of ventilation of the working area of the mine to minimum 19.5 
percent oxygen at all times (vent bag has been installed to the bulkhead location), mucking out 
sections of the adit, coffer dam construction, bypass pipe installation, cleaning and scaling at the 
bulkhead location, inner and outer bulkhead form construction, placement of concrete in formwork, 
and bulkhead contact grouting after the concrete has cured. The PROJECT MANAGER, as that 
terms is used in this document, shall be the U.S. Environmental Protection Agency On Scene 
Coordinator, or the On Scene Coordinator’s designee. 

PROJECT WORK DESCRIPTION 

ITEM 1.0: PREPARE BULKHEAD LOCATION AND BYPASS PIPE 


Preparation of the Bulkhead Location includes construction of the upstream cofferdams, installation 
of the bypass pipe, and cleanup, scaling and preparation of the bulkhead location, all in 
accordance with these specifications, and drawings as follows: 

♦ Plate 1. Longitudinal Cross Section of Forms, Steel Beam Supports and Contact Grout Holes, 

♦ Plate 2. Plan View of Bulkhead Forms with Steel Beam Supports, 

♦Plate 3. Air Side Form Face, 

♦Plate 4. Air Side #9 Rebar Cage Plus Contact Grout Holes 

Muck working areas of Red and Bonita Mine 

The first 300 feet of the main Red and Bonita crosscut heading and the first 25 feet of the 275-drift 
must be mucked-out (Figure 2). The floor of the mine has accumulated metal hydroxide 
precipitates and silt deposits to a thickness of up to three feet. The CONTRACTOR will muck 
these deposits into the 300-plus gallon per minute mine discharge such that the deposits will flow 
out of the mine as a slurry, which will be routed to a water treatment system and retention ponds 
that will be operated by others. The CONTRACTOR must coordinate mucking operations with the 
operator of the water treatment system such that the system is not overwhelmed and the discharge 
from the ponds is adequately clarified as determined by the PROJECT MANAGER. 
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Install Injection Pipe 

The CONTRACTOR will provide and install a 3/4-in. Schedule 80 PVC or HDPE injection pipe 
from the upstream end of the bulkhead to easternmost safely accessible location in the north 
the Red and Bonita Mine shown on Figure 2. The heading of injection pipe will have threaded 
connections and will be carried by hangers spaced every ten-feet installed in the back (roof) of the 
adit. The hangers will be installed into holes drilled into the mine roof and secured with epoxy or 
compression fittings. The injection pipe will be clamped to the hangers. At the bulkhead location, 
a stainless steel “Y” connection will be threaded to the injection pipe and will eventually be 
threaded to the 3/4-in. Schedule 80 water sampling and pressure measurement stainless steel 
pipe shown on the Plates. The other port on the “Y” connector will be fitted with a stainless steel 
check valve rated to 600 psi minimum that will prevent backflow through the check valve during 
fluid injection operations and force injected fluid into the injection pipe. When injection is not 
occurring, the check valve will remain open to allow pressure reading and water sampling of the 
mine pool at the water side of the bulkhead. Approximately 700-feet of injection pipe will be 
required, with sufficient hangers, clamps, angles and fittings to route the pipe to the east end of 
the adit. 

Construct Two Upstream Cofferdams 

The upstream end of the bulkhead will be sited as close to the intersection of the main crosscut 
heading and the 275-drift as possible. Construct upstream concrete or plastic sheeting covered 
sandbag cofferdams in the main crosscut beyond Station 2+75, and in the 275-drift, at locations 
chosen by the CONTRACTOR. The cofferdams will have a height at least 3-ft. above the existing 
adit floor. Water passing under, around or through the cofferdams must be eliminated in order to 
facilitate construction and concrete filling of the bulkhead form. Include a 8-in. nominal inside 
diameter, Schedule 40, type 316-stainless steel bypass pipe penetration through the cofferdam 
centered approximately 1 -ft. 6-in. above the tunnel rock invert (floor), a minimum of 1-ft. 6-in. below 
the top of the cofferdam, and extending at least 1-ft. into the upstream pond. The pipe inlet will be 
protected from blockage by a fully-enclosed screened metal trash rack or perforated plastic pipe 
connected to the bypass pipe that rises at least 2-ft. above the top of the cofferdam. 

Install Bypass Pipe 

The entire length of the construction bypass pipe from cofferdam inlets to the downstream outlet 
shall be completed using flanged connections throughout, before starting construction of the 
bulkhead forms. A “Y” connector will be required to combine the pipes from each coffer dam into 
a single pipe through the bulkhead location. Clearing the broken rock ballast below the bypass 
pipe alignment through the bulkhead construction area is required so that the entire length of, 8-in. 
nominal inside diameter (ID), Schedule 40, type 316-stainless steel pipe, stainless steel fittings 
and fixtures through the bulkhead and the 8-in. stainless steel gate valve can be supported from 
solid rock at approximately 5-ft. intervals along the pipe. Steel rebar chairs or solid concrete 
blocks are to be utilized for pipe support within the bulkhead and stabilized by wire ties to resin 
anchored eyebolts embedded approximately 1-ft. into the floor and adjacent rib. All bypass pipe 
tie-downs must be able to resist uplift force generated during concrete placement in bulkhead 
forms. If the pipe supports or wire ties within the bulkhead are disturbed during construction of the 
bulkhead forms they shall be reinstalled before the final bulkhead form inspection and filling. 

A temporary 8-in. diameter steel, wrought iron, HDPE or other downstream (air side) water 
diversion pipe must be completed, connected and functioning to bypass the flow of acid mine 
drainage before starting work on the bulkhead forms. See plans and sections noted above. The 
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length of the water diversion tail-pipe must extend to a discharge location outside the adit portal 
selected by the PROJECT MANAGER. The permanent connection between the stainless steel 
pipe and gate valve shall include Teflon tape, or other thread sealant. 

The 8-in. stainless steel pipe through the bulkhead will include two (2) 14.5-in. by 14.5-in. square, 
1/2-in. thick stainless steel thrust plate/water-stops that have been continuously fillet welded, on 
both sides of the plates, around the bypass pipe 4-ft. and 11 -ft. inside the bulkhead from the water 
side (upstream) bulkhead form. The 8-in. stainless steel gate valve should be centered 
approximately 2-ft. from the air side (downstream) face of the concrete bulkhead. 

Prepare Rock Surfaces in Bulkhead Location 

Scale loose rock from the roof and walls, exposing fresh, clean and sound rock. The mine rails, if 
present and all broken rock ballast and ties will be removed from the floor in the bulkhead 
construction area, in the vicinity of Station 2+75. Solid rock will be exposed by scaling, prying up 
loose rock, and washing the floor and ribs clean to permit measuring the maximum tunnel height 
and width through the length of the bulkhead location. Four drill holes into the ribs of the adit (2-in. 
diameter, 12-feet long) must be grouted full with Type V neat cement grout at a minimum pressure 
of 90 psi. 

Bulkhead Surface-Profiling 

After scaling and washing are completed and loose rock, ballast, ties, and rail are removed, the 
bulkhead area will be inspected, measured and profiled in reference to tunnel centerline on 0.5 -ft. 
stationing. The profiling is to verify that the bulkhead design parameters remain valid, and to verify 
measurement for payment of Concrete placement. The rock surface irregularity along a parallel 
marked string-line shall be profiled along each tunnel rib, the back (roof) and the floor on 0.5 -ft. 
stationing. The PROJECT MANAGER shall inspect the rock surfaces for geologic structures and 
weaknesses that could compromise the design. A copy of the completed bulkhead surface profile 
shall be provided to the PROJECT MANAGER. 

ITEM 2.0: CONSTRUCT UPSTREAM BULKHEAD FORM 

Construct the upstream (waterside) bulkhead form. No. 1 grade Douglas Fir, or equivalent, is 
required for the timber lagging, post and sill supports. This form design is based on designs that 
have previously proven successful. 

Construction of the upstream bulkhead shall be in accordance with these specifications, and 
drawings as follows: 

♦Plate 1. Longitudinal Cross Section of Forms, Steel Beam Supports and Contact Grout Holes, 

♦ Plate 2. Plan View of Bulkhead Forms with Steel Beam Supports, 

♦Plate 3. Air Side Form Face, 

♦ Plate 4. Air Side #9 Rebar Cage Plus Contact Grout Holes 

The contractor may alter the construction sequence or specifications for the form work only w ith 
prior approval of the PROJECT MANAGER, providing a demonstration to the PROJECT 
MANAGER’S satisfaction that the integrity of the final reinforced concrete bulkhead is not 
compromised. 
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The upstream bulkhead form construction sequence is as follows: 

2.1 Cut a roughly level slot perpendicular to the tunnel axis, directly across the floor for the 
approximately 9-ft. long W 4x13 steel sill beam. Smooth irregularities in the slot using 
concrete grout as necessary. The sill beam will be cut in the field to assure that both ends 
of the beam are in close proximity, less than 1-in., of the tunnel wall on each end, assuring 
that the base of the outer 8-in. x 8-in. posts (or the four 2-in. x 10-in. composite posts) will 
bear against one flange of the W 4x1 3 beam. This is essential because the sill beam will 
align the three 8-in. x 8-in. posts across the tunnel on the water side form. The central 8-in. 
x 8-in. post shall be no more than 2-ft. 11-1/2-in. apart, center-to-center or 2-ft. 4-in. skin- 
to-skin. The recommended minimum center-to-center distance between the central post 
and one of the side posts is 2-ft. 7-1/2-in. or 2-ft. 0-in. skin-to-skin. This minimum spacing 
permits minimal access through the bulkhead form to the cofferdam, if required. The 
maximum 2-ft. 4-in. skin-to-skin distance between posts is, controlled by the strength of the 
3 x 10-in. nominal (2-1/2 x 9-1/4-in. dressed) lagging. 

2.2 Two 1-3/8-in. or 1-1/2-in. diameter holes will be drilled at least 6-in. apart, directly in 
line in front of the beam, three foot deep into the floor rock at each end of the beam. The 
holes will contain Grade 75 #8 resin-grouted threadbar dowels. The threadbar dowels are 
to project at least 3-in. upward through holes cut through the 6-in. leg of an at least 1 -ft. 
long L 6x4x1 12 angle bracket. Threadbar nuts with washers will be attached and tightened 
to restrain the beam during filling of the form. The locations are as close as reasonable to 
the ends of the beam, as indicated on attached plates. 

2.3 Stand the central 8-in. x 8-in. roof-to-floor post vertically near the tunnel centerline. 
Stand the two outside posts to minimize the distance the 3-in. x 10-in. lagging is 
cantilevered beyond the outside posts and as close as reasonably possible, but not more 
than 6-in.. The outside posts can be tilted to reduce the cantilevered distance, but only to 
the extent that the open span between the central post and the outside post does not 
anywhere exceed 2-ft. 4-in. 

Hitches are to be cut into the back and floor for all posts to provide relatively flat bearing 
surfaces. Wedges will be used as needed to further tighten the posts. Bolt a 9-in. long 6- 
in. x 4-in. angle iron (L6x4x1/2) to the roof on the upstream side and against the top of 
each 8-in. x 8-in. post with one #8 fully resin-grouted threadbar un-tensioned dowels 
embedded at least 3-ft. into holes into the roof. Threadbar nuts with washers will be 
attached and tightened to restrain the post during filling of the form. See the attached 
plates. 

2.4 Position the center of a cut-to-fit approximately 6-ft. long W 6x20 beam 2-ft. up from 
the floor of the tunnel and across the upstream face of the three 8-in. x 8-in. or the 
composite 4 each 2 x 10-in. posts. This is indicated on attached plates. Securely fasten 
the beam to all three posts, possibly with a lag screw anchored plate or bracket. Two 8-in. 
long L6x4x1/2 angle-iron will be fillet welded to beam, before the beam is taken into the 
tunnel, to stiffen the central post. If it is possible to determine the positions of the outer 
posts before moving the beam into the tunnel similar angles should be fillet welded to also 
brace the outer posts. These short angles are indicated on the attached plates. 

2.5 Position the center of a similar cut-to-fit approximately 6-ft. long W 6x20 beam 4-ft. 6- 
in. up from the floor of the tunnel and across the upstream face of the three 8-in. x 8-in. or 
the composite 4 each 2 x 10-in. posts. This is indicated on attached plates. Securely 
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fasten the beam to all three posts, possibly with a lag screw anchored plate or bracket. 

Two 8-in. long L6x4x1/2 angle-iron will be fillet welded to beam, before the beam is taken 
into the tunnel, to stiffen the central post. If it is possible to determine the positions of the 
outer posts before moving the beam into the tunnel similar angles should be fillet welded to 
also brace the outer posts. These short angles are indicated on the attached plates. 

2.6 Position the top of the third cut-to-fit 6-ft. long W 6x20 beam 6-ft. 9-in. up from the floor 
of the tunnel and across the upstream face of the three 8-in. x 8-in. or the composite 4 
each 2 x 10-in. posts. This is indicated on the attached plates. Securely fasten the beam 
to all three posts, possibly with a lag screw anchored plate or bracket. Two 8-in. long 
L6x4x1/2 angle-iron will be fillet welded to beam, before the beam is taken into the tunnel, 
to stiffen the central post. If it is possible to determine the positions of the outer posts 
before moving the beam into the tunnel similar angles should be fillet welded to also brace 
the outer posts. These short angles are indicated on the attached plates. 

2.7 Tunnel rib brackets, roughly 1 -ft. 2-in. long L6x4x1/2 angle iron, anchored with two fully 
resin-grouted Grade 75 threadbar bolts in 1-3/8-in. or 1-1/2-in. diameter holes drilled 4-ft. 
deep and approximately 7-1 /2-in. apart into the ribs at positions centered approximately 2- 
in. above and 2-in. below both ribside ends of the three W 6x20 beams. The rib brackets 
will also be centered approximately 2-ft., 4-ft. and 6-ft. above the floor. The irregularity of 
the tunnel ribs will necessitate individually installing the angle iron rib brackets. The 
attached plates indicate the bracket and locations. The #8 resin-grouted threadbar bolts 
are to project upward at least 3-in. through holes cut through the 6-in. leg of a L 6x4x1 /2 
angle bracket. Threadbar nuts with washers will be attached and tightened to support the 
design loading on the beam ends during filling of the form. 

2.8 Bolt an approximately 8-in. long 6-in. x 4-in. angle iron (L6x4x1/2) to the roof on the 
upstream side and against the top of each 8-in. x 8-in. post with one #8 fully resin-grouted 
threadbar dowel embedded at least 3-ft. into a hole drilled in the roof. Threadbar nuts with 
washers will be attached and tightened to restrain the post during filling of the form. See 
attached plates. 

2.9 The PROJECT MANAGER will make a final inspection of the waterside cofferdam, 
bypass pipe, W 4x13 sill beam, posts, W 6x20 bulkhead support beams, bolting and angle 
iron brackets will be inspected and must be approved before proceeding. 

2.10 Place individual 3-in. x 12-in. nominal (2-1/2-in. x 11-1/4-in. dressed) or 2-in. x4-in. 
(1-1/2-in. x 3-1/2-in. dressed) boards laid flat as lagging (form planks) from tunnel rib to 
tunnel rib, completely across the tunnel and against the 8-in. x 8-in. post supports, starting 
at the floor. The lagging boards are to be individually cut to fit the ribside profile. The 
lagging is to be stacked skin-to-skin on top of each other from the floor to the roof. The 
lowest and uppermost pieces of lagging will have to be cut to fit the floor and back profiles. 
The uppermost piece of lagging will require additional restraint between the posts by the #8 
resin-grouted threadbar bolt brackets, indicated on the attached plates. 

Wherever it is not possible to span the tunnel width with a single piece of lagging the 
lagging pieces will be butted together at the center of one of the central post. Lag 
bolt or nail each continuous piece of 3-in. x 12-in. lagging to at least two posts. Wherever 
possible wedges are to be driven between the ends of each piece of 3-in. x 12-in. lagging 
and the adjacent tunnel ribsides from the water side, before the next piece of lagging is cut 
to fit, placed, and fastened. If 2-in. x 4-in. lagging is employed the individual boards will 
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have to be nailed to the underlying board and the stack fastened to the central posts 
approximately every 12-in. Wedges are to be driven from the water side wherever gaps 
develop between the boards and the adjacent rock to tighten and support the cantilevered 
ends. 

The pieces of lagging that contain the 8-in. nominal ID (4.500-in. OD) Schedule 40 
stainless steel bypass pipe will have to be cut or slotted to fit as closely as possible around 
the bypass pipe, caulked and reinforced as necessary. Similarly, the lagging penetration 
for the upstream portion of the 3/4-in. nominal ID (1.050-in. OD) Schedule 40 water 
sampling and pressure measurement stainless steel pipe through the water side bulkhead 
needs to be drilled or cut, caulked and reinforced as necessary. The 3/4-in. pipe is to be 
positioned no closer than 2-ft. from either tunnel rib and at least 3.5-ft. up from the floor. 

The 3/4-in. pipe can contain two, at most, threaded union connections within the bulkhead 
provided these permanent connections include Teflon tape, or other thread sealant. 

Drive or inject caulking material continuously between the lagging and the rock around the 
perimeter of the bulkhead form and the tunnel rock. Before the last of the lagging is placed 
between the central posts the final inspection of the cofferdam and bypass water inlet 
through the access opening must be performed. After that inspection, close the access 
opening. 

2.11 Provide and install vibrating wire piezometer, cabling and data logger. 

CONTRACTOR will provide and install rst Instruments model PPA0094, 5.0 MPa 
piezometer, 300-FT. of armored cable, and model DT2055B ten-channel data logger as 
directed by the PROJECT MANAGER. Armored cable is required. Information on the rst 
Instruments equipment is included as Appendix D. Equivalent equipment from alternative 
manufacturers is acceptable if approved by the PROJECT MANAGER. 

The piezometer will be hung on the water side of the bulkhead form and cable strung 
through the bulkhead location such that it will not be damaged during pouring of the 
concrete bulkhead. The cable will then be run on existing or newly installed hangers to the 
adit portal, and connected to the data logger installed in a secure location designated by 
the PROJECT MANAGER. 

2.12 Nail the 1/2-in. thick plywood, or particle board, against the inner form face of the 
lagging (form planks). The plywood, or particle board, will have to be cut to fit the tunnel 
roof, ribs and floor perimeter profiles and around the bypass and water sampling and 
pressure measurement pipes. 

Drive or inject caulking material into open spaces and continuously between the plywood, 
or particle board, and the rock around the perimeter of the tunnel. 

2.13 Install DeNeef tube as described in Item 10.1. 


2.14 Erect the two-way, shrinkage and temperature, 12-in. center-to-center, waterside, #6 
rebar cage, with minimum 3.5-in. and maximum 9-in. clearance from the plywood form face, 
for eventual concrete cover as long-term protection against potential sulfate attack. 

2.15 Stockpile the #9 steel reinforcing bars, 1/2-in. plywood or particle board and 3-in. x 12- 
in. or 2-in. x 4-in. lagging for the air side bulkhead form and the 3/4-in. Schedule 40 
stainless water sampling and pressure measurement pipe sections necessary to complete 
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the water sampling and pressure measurement pipe in the bulkhead construction area 
before proceeding with construction of the air side bulkhead form. 


ITEM 3.0: CONSTRUCT DOWNSTREAM BULKHEAD FORM 


Construct the downstream (air side) bulkhead form. No. 1 grade Douglas Fir, or equivalent, is 
required for the timber lagging, post and sill supports. This form design is based on designs that 
have previously proven successful. 

The downstream bulkhead form is nearly a mirror image of the upstream form. The construction 
sequence for ITEM 3.0 principally repeats ITEM 2.0 as set forth above . The same drawings 
as referenced in Item 2.0 above shall govern this section of the work. There are certain differences 
in the form and rebar cage construction as shown on the drawings, and in construction procedures 
as described in this section as follows: 

3.1 It will not be possible to close the access opening through the two central posts into 
the bulkhead until: 

a) The lagging, except for the access opening, is erected, wedged tight from the air 
side and caulked to the adjacent rock, 

b) The air side lagging is fitted, caulked and reinforced around the 8-in. bypass pipe 
and the air side water sampling and the 3/4-in. water sampling and pressure measurement 
pipe penetration are made through the lagging. 

c) The plywood or particle board is nailed to the lagging outside the access opening 
with a penetration hole for the 3/4-in. water sampling and pressure measurement pipe and 
the pipe sections then connected and inserted through the form, caulked and reinforced, 

d) The concrete form release compound is applied to the plywood or particle board 
outside the access opening, 

e) The two-way #9 rebar cage is erected, on 9-in. spacing, center-to-center, with 
minimum 3.5-in. and maximum 9-in. of clearance from the plywood form face, as long-term 
protection against potential sulfate attack, outside the access opening area, 

f) The vertical #9 rebars in front of the access opening are tied to the lowest 
horizontal bar and temporarily tied to the vertical bars alongside the access opening, 

g) The horizontal #9 bars, that will eventually be positioned in front of the access 
opening, will be hung from the uppermost horizontal bar, that has been carefully tied into all 
crossing vertical bars, so that the other two or three bars can be lowered into their final 
positions and tied into the cage from outside the access opening, 

h) The PROJECT MANAGER’S final inspection of the interior of the bulkhead to verify 
that the bulkhead forms, rebar cages, and pipes have been constructed as designed and 
the rebar cages and pipes are placed, supported and tied down as specified and 

i) A final wet vacuum cleaning of the bulkhead floor has been completed immediately 
before starting to fill the bulkhead form. 
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3.2 NOTE: Pulling and lowering the rebar into position in front of the access opening and 
closing the access opening between the two central posts by inserting the lowest piece of 
precut lagging, complete with the plywood and form releasing compound, can only begin 
when the concrete filling of the form approaches that level of the lowest open lagging 
position. This delay is necessary in case there is a breakdown of some kind requiring entry 
into the bulkhead form. 

ITEM 4.0 INSTALL AND REMOVE CONCRETE PUMPING AND CONVEYANCE SYSTEM 


The bulkhead concrete will be pumped from the base of the mine waste rock dump through a slick- 
line. The contractor shall furnish and install a concrete pumping and conveyance system that is 
sufficient and capable of handing the pressures and pumping dynamics associated with the 
physical project constraints and the project requirements. The pump must be capable of pumping 
the mix at a sufficient pressure to completely fill the bulkhead forms. The pumping and conveyance 
system must be sized, configured and installed to prevent blockages (i.e. through appropriate line 
sizing and pre-screening concrete ahead of the pump), and allow fast and easy cleanout of 
blockages if they occur. 

After the concrete is placed into the bulkhead forms, the Contractor shall remove the temporary 
conveyance system including removal of all piping and hoses. 

ITEM 5.0 PROVIDE AND PLACE CONCRETE INTO BULKHEAD FORM 


The CONTRACTOR shall fill the bulkhead form as a monolithic, single pour by continuously 
pumping the form full with approximately 27-cu.yd. of 4,000psi concrete. The profiling completed 
under Item 1.0 will be the basis for calculating the actual cubic yard volume for concrete required. 

The CONTRACTOR must use the concrete mix design in Appendix A for 4,000 psi, self 
compacting concrete (SCC), or equivalent as approved by the PROJECT MANAGER. Portland- 
cement used in the mix shall be type V Sulfate resistant cement. Additionally, Xypex Admix 
C-1000 or equivalent shall be added to the mix design as concrete waterproofing. Xypex 
shall be added to the mix design per manufacturer’s specifications included in Appendix C. 

It is critical that the concrete be placed to prevent honey combing. It is also critical that the 
bulkhead be completed in a single, continuous concrete pour, but if the concrete filling process is 
interrupted for more than 6 hours, the Contractor must prepare a construction (cold) joint before 
resuming concrete filling by: 

a) Entering the bulkhead and using a plywood support, move roughly to the center of the 
form, 

b) Shoveling an approximately 1 -ft. deep trench across the surface of the fresh concrete 
and 

c) Applying a bonding agent to the surface of the fresh concrete (such as ThoRoc's “Epoxy 
adhesive 24LPL”). 
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ITEM 6.0 CONCRETE TESTING 


A set of three 6-in diameter by 12-in long cylindrical test samples are to be collected from each 5 
cubic yards of concrete pumped to the bulkhead location. Sampling may occur at the concrete 
trucks, and is not required at the bulkhead location. 

Approximately 6 sets of three samples each are to be collected. The concrete test samples are to 
be prepared in accordance with ASTM Designation C 31/C 31M-98, Standard Practice for Making 
and Curing Concrete Test Specimens in the Field. The 6-in diameter by 12-in long test specimens 
will be molded and rodded in plastic molds, marked for identification, placed in heavyweight plastic 
bags and stored on a level surface in the tunnel near the bulkhead location. After 7 days, two 
samples from each set will be transported in carefully packed boxes to a testing lab for final curing 
in a moist room. One test sample from each set will be tested for the seven-day compressive 
strength and the other for the 28-day compressive strength. The final sample from each set for the 
second 28-day test will remain underground in a safe location as near to the bulkhead location as 
possible. After 28 days they will be transported to the testing lab for the final set of test beaks. 

ITEM 7.0 CONTACT GROUTING 


If the PROJECT MANAGER approves the 7-day mean concrete compression strength test results 
as equal or exceeding 3,000psi, the upper 4-ft. of the downstream bulkhead form can be stripped 
to provide access for drilling and contact grouting. 

ITEM 7.1 DRILL CONTACT GROUT HOLES 


Once approval of the minimum 3,400 psi, 28-day compressive strength is received from the 
PROJECT MANAGER, the CONTRACTOR can establish the Contact Grouting operations. 

Drilling equipment and supplies are set up at the downstream bulkhead location. The upper 4-ft. 
of the downstream bulkhead form can be stripped to provide access for drilling and contact 
grouting. Hole size chosen must be compatible with the contractor’s packer size and grouting 
equipment. Jackleg drilling may be used to advance the contact grout holes. Drilling must be done 
wet; water for drilling can be supplied by a jack-tank arrangement. 

Drilling Logs 

Contractor must log contact-grout drill holes on a pre-printed drilling log form, which must include 
the date the hole was drilled, the number or designation of the hole, the total depth drilled, and the 
position of the concrete-bedrock contact in the drill hole. Copies of contact grout hole drilling logs 
shall be provided to the PROJECT MANAGER. 

Drilling Procedure 

Drill one or more of the three longer concrete/bedrock contact grout holes toward known high 
locations in the adit roof area (as established by profiling in Item 1.0 above), between 
approximately 7.5-ft. and 14-ft. from the downstream bulkhead face, as directed by the PROJECT 
MANAGER. Otherwise follow the pattern shown on the attached plates. The length of these grout 
holes must be sufficient to penetrate about 6-in. into the rock, as indicated by a decrease in the 
drilling advance rate and by a change in the color of the circulation water and cuttings. NOTE: THE 
POSITION OF THE CONCRETE-BEDROCK CONTACT MUST BE RECORDED ON THE DRILL 
LOG FOR ALL HOLES. These longer holes must be grouted first. 
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Following grouting of the longer holes, drill the four shorter concrete/rock contact grout holes 
toward high locations in the granite roof area between approximately 1 -ft. and 7.5-ft. from the 
downstream bulkhead face, if any are known from the profiling conducted in Item 3.0. The length 
of these grout holes must be sufficient to penetrate about 6-in. into the rock, as indicated by a 
decrease in the drilling advance rate and by a change in the color of the circulation water and 
cuttings. NOTE: THE POSITION OF THE CONCRETE-GNEISS CONTACT MUST BE 
RECORDED ON THE DRILL LOG FOR ALL HOLES. 

ITEM 7.2 ESTABLISH CONTACT GROUT OPERATIONS 


The contractor shall establish and conduct the Contact Grouting Program in conformance with 
these specifications, and generally accepted industry practice, as set forth by the Portland Cement 
Association Handbook, Cementitious Grouts and Grouting. Grout shall consist of a neat type-V 
cement grout. Mix water must be free of deleterious substances (mine discharge water is not 
permitted to be used for mixing grout) . Water must be supplied from clean sources and pumped in 
from surface, or via at least two portable tanks that can be brought into the tunnel during grouting. 

Upon completion of the Contact grouting work, the Contractor shall remove all equipment and 
materials from the underground work area, including any un-used cement. 

Grouting Logs 

The Contractor must record all grouting activities on pre-printed grout logs approved beforehand 
by the PROJECT MANAGER. The log must include the date, hole number, grout mix data (W:C 
ratio and density), injection pressure, grout take in cubic feet, and all other variables used to grout 
the hole. 

Grouting Equipment 

The Contractor must batch, mix, and inject cement grout at the bulkhead location . Neat cement 
grout may not be mixed and batched at surface or pumped through the slick line installed under 
Item 4.0. A high-shear colloidal mixer unit specifically designed for batching and mixing neat- 
cement grouts is required (e.g. ChemGrout CG-600/8CF/A, CG-620/A or equivalent specification 
coloidal unit). Pumping units may be positive displacement piston-type or progressive-cavity 
(Moyno) type (e.g. Chem Grout CG-600/8CF/A, CG-030, CG-L4A etc.) The unit must supply grout 
to a maximum pressure of 450 psi. (www.chemgrout.com) 

A re-circulating-type grout delivery manifold system is required. The manifold and valve system 
must allow for continuous recirculation of grout back to the grout holding tank. Pressure to the 
hole being grouted is controlled by closing/opening the return-circulation valve. Suitable 
diaphragm-protected pressure gauges with appropriate dial scales are required, and headers on 
the mechanical packers at each hole must be equipped with a gauge and shut-off or holding valve 
that will maintain grout pressure in the hole when the delivery manifold is disconnected. 

ITEM 7.3 PROVIDE AND INJECT CONTACT GROUT 


The PROJECT MANAGER must be present during all grout-injection work. The Contractor must 
record all grouting activities on pre-printed grout logs, format of which is approved beforehand by 
the PROJECT MANAGER. The log must include the date, hole number, grout mix data (W:C ratio 
and density), injection pressure, grout take, and all other variables used to grout the hole. 
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Grout Mix Design and Density Measurement 


Grout shall consist of a neat Type-V cement grout (Type-V cement and water). Cement must be 
Type-V sulfate resistant. Mix water must be free of deleterious substances (mine discharge water 
is not permitted to be used for mixing grout ). Water must be supplied from clean sources and 
pumped in from surface, or via at least two portable tanks that can be brought into the tunnel 
during grouting. 

The injected mix shall have a water-cement ratio of 2:1 by weight. Depending on take and 
pressure, the contractor’s mixing and pumping equipment must be capable of varying the water- 
cement ratio from 0.6:1 to 3:1 as directed by the PROJECT MANAGER. Admixtures that control 
bleed, improve flowability, reduce water content, and retard set may be used in the grout, subject 
to review and acceptance by the PROJECT MANAGER. 

Grout specific gravity and density must be measured perASTM Cl 09 or API RP-13B-1, at a 
frequency of no less than one test per-batch conducted prior to injection, and recorded on grouting 
logs. The Baroid Mud Balance used in accordance with API RP-13B-1 is an approved device for 
determining grout density. 

Grouting Procedure 

A mechanical or inflatable packer compatible with the hole size used in Item 7.1 above is to be set 
at least 6 inches outboard of the concrete/bedrock contact and roughly halfway up the grout hole. 
Grout injection pressure should reach at least 90 psi, but not more than 450 psi. The minimum 
grout pressure is to be maintained for three minutes or until three bags (3-cubic feet) of grout have 
been injected, or whenever grout returns from an adjacent grout hole. 

If the grout take in one hole reaches three cubic feet without reaching the minimum 90 psi injection 
pressure, grouting is to be stopped, the packer pressure released, the packer removed and the 
grout allowed to reach initial set for 8 hours. The CONTRACTOR will make an immediate written 
record of the grout take after each grouting cycle for each hole. 

If grout refusal occurs, or when the minimum grout pressure is reached and held for three minutes, 
the hole is to be grouted full and not re-grouted. If other grout holes have been drilled they can be 
grouted during the initial set time. After initial set in each grouted hole, the packer will be reset at 
the face of the bulkhead and the remainder of the hole filled with grout using a vent-tube return 
through the packer. 

A hole that had greater than 3 cubic feet of take will be re-drilled and the grouting process 
repeated after the initial grout set, as directed by the PROJECT MANAGER. The set time can be 
shortened provided the measured tunnel temperature indicates that this is reasonable, and the 
PROJECT MANAGER concurs. The grout holes will be re-drilled and re-grouted until the 
minimum grout pressure can be maintained for three minutes. 

ITEM 8.0 DENEEF TUBE GROUTING 


In addition to contact grouting, DeNeef tubes will be installed and grouted to reduce any additional 
leakage along the concrete/bedrock contact. CONTRACTOR must use DeNeef products or 
approved equivalent as described below and included in Appendix B. Consultation with the 
manufacturer’s representative is required. A site inspection by the manufacturer’s representative 
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may be required by the PROJECT MANAGER. DeNeef tube grouting shall not take place until all 
contact grout operations have been completed. 

ITEM 8.1 SUPPLY AND INSTALL DENEEF TUBE 


CONTRACTOR must supply and install 1/2-in. DeNeef Injecto® tube per manufactures guidance 
and recommendations. The tube must be continuously tight against the rock. Two complete rings 
shall be installed along the adit perimeter at locations established by the PROJECT MANAGER . 
Grout tube must be installed prior to completing the downstream bulkhead form, and must be 
attached to the rock perimeter per manufacture's specification. The injection point for each ring 
shall penetrate the formwork at the edge of the form. 

ITEM 8.2 PROVIDE AND INJECT DENEEF GROUT 


Following certification by the PROJECT MANAGER that all 28-day concrete breaks have met 
design compressive strength, DeNeef grout tubes shall be grouted. Contractor must supply and 
inject DeNeef Injecto® PURe grout and Flex Cat PURe or alternate grout product recommended 
by the manufacturer and approved by the PROJECT MANAGER. Grout shall be injected into both 
grout tube rings to reduce or eliminate any seepage along the concrete/bedrock contact. Grout 
and catalyst shall be mixed and injected in accordance with manufacturer's recommendations. 
Manufacturer's mix recommendations of 1% catalyst to resin shall be adhered to. 

CONTRACTOR shall supply and setup all equipment required to inject the grout tubes. Grout tube 
injection pressures must reach a minimum of 90 psi, but shall not exceed 450 psi. 

ITEM 9.0 STRIP FORMS AND INSTALL VALVE AND PRESSURE GAUGE EQUIPMENT 


After completion of the contact grouting program, permanent protective supports will be placed 
under and around the valve manifold for its protection. The remainder of the downstream (air side) 
form will be also be stripped, and all the removed materials taken outside for proper disposal 
during project de-mobilization. A stainless steel globe valve rated to 600 psi will be permanently 
attached to the threaded end of the 3/4-in. water sampling and pressure measurement pipe. 
Provide and install a stainless steel analog pressure gauge with a psi range of 0-600, 20 psi major 
graduations, and 2 psi minor graduations. All pipe and valve connections will be made using 
Teflon tape, or other thread sealant. All fittings, pipe, and valves are schedule-40 stainless steel. 


PROJECT OBSERVATION 

The PROJECT MANAGER will be at the project site periodically to monitor construction activities 
and ensure that each work item is completed and constructed to design specifications. It is the 
Contractor's responsibility to schedule inspections with the PROJECT MANAGER so as not to 
delay the work. The following items must be observed and approved by the PROJECT MANAGER 
before proceeding with the next step of the work: 


Item/Task INSPECTION ITEM 

ITEM 1.0 Prepared bulkhead area will be inspected, measured and profiled. Profile 

provided to the PROJECT MANAGER. 
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ITEM 2.0 


ITEM 3.0 


ITEM 5.0 
ITEM 6.0 


ITEM 7.0 


ITEM 8.0 


The PROJECT MANAGER will make a final inspection of the cofferdams, 
bypass pipe, bulkhead sill, posts, bracing, bolting and angle iron brackets 
and this must be approved before placing the last of the lagging, closing the 
water side access opening. 

The PROJECT MANAGER must perform final inspection of the interior of the 
bulkhead to verify that the bulkhead forms, rebar cages, and pipes have 
been constructed as designed and the rebar cages and pipes are placed, 
supported and tied down as specified, and a final wet vacuum cleaning of 
the bulkhead floor has been completed immediately before starting to fill the 
bulkhead with concrete. 

The PROJECT MANAGER will make a final inspection of the waterside 
cofferdam, bypass pipe, W4x13 sill beam, posts, W6x20 bulkhead support 
beams, bolting and angle iron brackets will be inspected and must be 
approved before closing the waterside access opening. 

The PROJECT MANAGER’S final inspection of the interior of the bulkhead to 
verify that the bulkhead forms, rebar cages, and pipes have been 
constructed as designed and the rebar cages and pipes are placed, 
supported and tied down as specified, and a final wet vacuum cleaning of 
the bulkhead floor has been completed immediately before starting to fill the 
bulkhead form. 

The PROJECT MANAGER must be present during all concrete placement 
into the Bulkhead forms. 


After all the seven day test results have been received from the lab, the gate 
valve can be closed and the temporary air side (downstream) bypass pipe 
can be disconnected, provided the mean 7-day concrete compression 
strength test results exceed 3,000 psi and if approved by the PROJECT 
MANAGER. 

The PROJECT MANAGER must be present during all grout injection work . 
Grout holes can be re-drilled and the grouting process repeated after the 
initial set time as directed by the PROJECT MANAGER. The set time can 
be shortened provided the measured tunnel temperature indicates that is 
reasonable, and the PROJECT MANAGER concurs. Drilling and Grouting 
Logs must be provided to the PROJECT MANAGER. 

The PROJECT MANAGER must be present during all DeNeef grout tube 
injection . 
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APPENDIX A 

CONCRETE MIX SPECIFICATION 


Cement: ASH* C 150 * Type V 

Fly Ash: ASTM C 618 - Gass F 

Admixtures: ASTM C 494 - Type F 

Viscosity Modifying Admixture 
Aggregates: ASTM C 33 - Coarse Aggregate - No. 57/67 

ASTM C 33 - Fine Aggregate - Washed Concrete Sand 

Water: ASTM C 94 


CONCRETE MIX INFORMATION 


Identification No: 64030CSC 


MIX PROPORTIONS (Per one cubic yard of Concrete) 


Cement 
Fly-Ash 
Coarse Agg. 
Fine Agg, 
Type F 
VMA 
Water 


559 lbs. 

240 lbs. 

1160 lbs. 

1750 lbs. 

5oz/cwt - lOoz/cwt 
2oz/cwt * 4oz/cwt 
293 lbs. (35 gal.) 


'These weights are based on S.S.D. condition and wifi be adjusted accordingly as the moisture, 
varies in the aggregates. 


PHYSICAL PROPERTIES OF CONCRETE 

145.0 to 150.0 
25 - 30" 

1-3% 
0,40 

COMPRESSIVE STRENGTH 
56-DAY. 

4000 PSI 


Unit Wt Of fresh 
Concrete, (ASTM C 138), pcf: 
Slump, (ASTM C143), inches: 

Air Content, (ASTM C 231, 

Pressure Method), %: 

Water/Q»m •rotations Mat«riaSs Ratio- 


1799760 


ED 000552 00015563-00020 



APPENDIX B 

DE NEEF GROUT INFORMATION 
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dj d neef 

INJECTO PURe 

Pr --duct Description 

Injecto PUR* is an ultra low viscosity 
aydi ©phobic pdysreftaw designed to 
be used with INJECTO* Grout Tube for 
sealing cons traction joints Injecto PURe 
soa! expands on contact with water and 
quickly cures to a tough, flexible foam that is 
resistant to most organic solvents, mild acids, 
alkali, petroleum and micro-organisms. 

P reiaiase free- no potnaate-oaseo tsasactzers 
U nregusateo tec transpofl- no hazma? stuping 
Refermtttased TDt MhR MW based technology 
©svrofifftentaiy -61 approved. 



INJECTO PUftr when combined with Floe Cat PUS* it certe- 
fiea by WQA to N5E/ANS 61 fee matteatt safety only, as 
wfifesl and substantiated fey test data. 

Please refer to WCA wefcisleltiirww.wos .orgi fef use ratios 
and (natations 



Product Advantages 

Contains nc volatile solvents 
Single Component 
Controlled reaction time 
Improved low temperature performance 

Fie- Cat PURe liquid to -40 e F 


Applications 

•Repairing existing leaky joints 
•Waterstop for new concrete structuies 
•Injection through these grout tubes to form 
a flexible waterstop in concrete joints: 
INJECTO* Tube 
SB INJECTO* Tube 
BENTOJECT 
TRIOJECT 


Properties 


Injecto PURe Grout 

SOI 35 

100% 

AS - ™ D236S 

V&oo&fy 

HID CpS at ??®F 

AS TM 02196 

Coloc 

Pate YeBow 

Denary 

1.02 grenr 5 

ASTM 04659 

rtasnpom 

»2?2’F 

ASTM093 

Corrosiveness 


Fie* Cat PURe 

viscosKy 

15 cos at 77°F 

ASTM 021S6 

Color 

Clear to pse gray 

Flashpoint 

22t*F 

ASTM D93 

Injecto PURe Cured 

Oensry free 

aoou;3PC? 

ASTM 03574 

leraae 

»!74 psi 

ASTM D3574 

Elongation S 

100 

ASTM 03574 


Packaging & Handling 

Inject© PURe: 5 gallon metal pail 

50 gallon metal drum 

Flex Cat PURe; 25 fi or m k ; qf, metal cans 

Injecto PURe is sealed under dry nitrogen 
because it is sensitive to moisture, and should 
be stored in original containers m a dry area 
Storage temperature must be between 40*F 
and 90 a F Once the packaging has been 
opened, the useful life of the mater ial is 
greatly reduced and should be used as soon as 
possible.. Shelf life; 2 years. 
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it h defines 

Warning Cciiiult the Technical Data Sheet; 

and. ’.ISDS before using. 

Installation Instructions: For detailed 
ui .allancii instructions refer to the DeNeef 
technical bulletin for your application. 

C Hal’, st: Shake catalyst can 2-3 minutes. 
Poui the desired amount of Injecto PURe into 
a clean dry pail. Measure 1% Flex Cat PURe 
and pour it into the pail Stir until adequately 
mixed Exceeding the recommended amount 
of catalyst may adversely affect the reaction 
and quality of the cured foam (1 catalyst can 
capfu:=0 5 ozs 1.3 or gal resin = 1%) 

Injection : Injectable tubes should be 
adequately Sashed with water prior to the 
injection of grout. During injection the 
grout will follow the path of least resistance. 
When the material has stopped penetrating 
it will continue to expand against the limits 
of the confused space and compress within 
itselffcncmg a dense, closed cell foam.. See 
INJECTO Grout Tube Installation procedures 
for more .detail 

Extreme conditions: For application 
procedures in extreme temperatures and 
specific environments or equipment 
recommendations call 'the DeNeef Technical 
Service Department, 

C leaning: Clean sii tools and equipment 
which hare been m contact with the resin 
with DeNeef Washing Agent before resin 
has cured. Pi ©ducts should be disposed of 
aeewdmgid local state, and. federal laws. 


Health and Safety 

Always use protective clothing, gloves and 
goggles consistent with OS HA regulations. 
Avoid eye and skin contact. Do not ingest. 
Refer to MSDS. For emergencies, call 
CHEMTREC 1-800-424-9300. 

Limitations 

Low temperatures will significantly affect 
viscosity Injecto PURe is not designed for 
void filling and must be used in compression 
If site temperatures are extremely Ion-, heat 
bands or heated water baths may be used on 
the pails before and during installation to 
maintain the product’s temperature. Avoid 
splashing water into open containers, as the 
material is water activated. Avoid exceeding 
90°F when warming 

CAUTION: pH NOTICE, Water used to 
activate PURe Grouts must be in die pH range 
of 3-10 for optimum foam quality 

R»fc*S»f# 


wmw irir 

fl w w tf ™ «- 


eef.com 


Technical Service 1 -800-732-616$ 

Ae *-:o« -*,* rtr*i»son ne?e * ' be hescfttf its sasee on data ara ftneareage cons dered ts oe Irj: accurate and a ~e 

cc -5 •: erst 3* -.eel**:-:* ar-ss s: cut we do not •errant Bte resots to be atKamed. Please read at statements recommendations ct 

i-ggesi 3« s « our eonoasans of sa*. «h«n mxryto as goods sms led by us s: na e c me m , recommerwatw arsuc;*:: ; 

rar etMcr «>cx*d in**®# any patent or copyngnt W. R. Sraee S Co.-Conn . C2 WMfemoie Avenue Is'-rrcje KM. S214C 

- Ca-ada Vs:*Cr s:> 154 dements Road, West Alan, Ontario, Canada US Xte 

— t coijfl may ee j»: s--- :: or patent* tenting. Coe yngM 2011. W R State & Go.-Gortr 

DN-C13 MWbttSA Ut« 
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INJECTO® Tube 

Groutable Hose Waterstop System 


Product Description 

IMECTO is as injectable waterstop system 
that provides a conduct for the placement of 
DeNeef ebemiea] grouts. The ‘-s’* (12mm) 
permeable tube is installed before A* 
concrete pour, but not injected until after the 
shrinkage associated with the curing concrete 
process is complete. This allows the cracks 
to open felly before permanently sealing 
the interfaces and voids within construction 
joints, pipe penetrations, slum- wails, and 
slab connections wife chemical grout. 



Product Advantages 


Fas! s e c.:.r ; 

Mo special tools required 

' r_ e; r;. : r' 

■ v./:.---- V a; a 3Fe' :c r 'C'~ie :ae 

r T ' . r. 


Applications 

» Sealing cold and construc tion joints 

• Sealing pipe penetration; 

• Sealing joint: between shiny walls and slabs 

ENJEC TO Tube may be used with the 
following chemical grouts: 

» Flex SLV PURe wife 1% Hex Cat PURe 

• Flex LV PURe with 1% Flex Cat PURe 

• Superflex AR Acrylate prepared according 
to data sheet. 


IP r 1^1*1 Ai* tijpMC 


Typtoat Property* 

Outside Diameter 

12 won 

inside Diameter 

5 is nett 

Length 

Maximum 25 ft 

Weight 

4.5 ffis per 25 ft 

Op€NT3$nQ tempflf3tyr6 

Up-totSffV 
Appro*. 251,000 p«i 

Diameter ntsr pores 

* r" mIaiwui* 

•30 FICwtS 


JJom. Tht data ttora atea tvpjral iambi ba»«4 os 
Ubcnasy t»-.caa tmisc comraliad c-aaiooa; SLaasssaaisk 
vmabons frets tfre data tioTra ikn* may remit 


Packaging & Handling 

INJECTO Tube is supplied m 10© ft. kits 
to allow the system to be cut to length on 
site. The maximum recommended cut length 
of ENJECTO Tube to be installed between 
packers is 25 ft. (see figure #1) 

Yellow INJECTO Tube; 100 ft 
Clear PTC' Packer Tubing : 18 ft 
Blue trumpets; 12 pieces. 

Anchoring clips; 100 pieces. 

I Pallet * 40x100 ft, kits = 4000 ft. 

Unlimited shelf life when stored m a dry 
place. 



A high strength spiral wire coil (1) prevents 
collapse during concrete pi 3 cement, while 
the nOBrWOven toe: UieuAi:;.* <1 d.- 

the tube Qom being clogged Kith concrete 
particles . A blight yellow reinforced mesh 
starve (1) protects the tube and slows for 
easy mspeettoa before the pour. Wherever old 
to new concrete surfaces join, the INJECTO 
Tube system car. be eas.lv installed. 


Installation Guidelines 

Hey. Tube is installed onto 

the hardened concrete during formwork 
installation. In. case of rough surfaces, anv 
gap between INJECTO Tube and foe suifece 
: k»«ld be filed with SWELL SEAL 1 WA . 

The. yellow IH’JECTO Tube is cut to the 
required length on the job sue, (recommended 
length 25 ft. or less).. The cut ends are 
smoothed with 3 twist; then the blue trumpets 
are installed over the yellow INJECTO Tube 
and screwed down, to the stop mark inside the 

trauBdgiet(Fifm« 3} 

The yellow INJECTO Tube is attached to the 
concrete with foe anchoring clips between 

A rt 3. ; h 

the anchoring dips to the concrete every' 12 
inches with concrete anchors. 01 nails applied 
with a powder actuated svstem (see figures 5, 

6 & ?) 

The bine trumpets provide a connection 

E TO E - ^ 

clear packer tubing. Trumpets on adjacent 
.w . ,3 led v.ifo the v::d~ etc; 

of the trumpets ' h«<? v.*= -Lev 1- ~t ITT 
E’e . . . -.re u: luee vitb ee:h ofoei. ei.c 
. ... ef eps: . u.: 

(see figure 8). This will help avoid cross 
contamination of the yellow INJEC TO Tubes 
drums foe pouting operation 
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A uvr-ss re ms irate the yellow INJECTO Tube 
into a trumpet mi allow for a minimum 
of 2- 1 *7 of concrete cover. Do not t ua 

the ' ellow INJECTO Tube outride the 

formwork. 

Attach the clear packer tubing over die 
serrated eui c f the trumpets. Then cut 
the appropriate length of packer tubing as 
required to reach a formholdei packer or 
to extendi outside the formwork The clear 
packer tubing should be secured with tie wire 
to the rebar to prevent movement during the 
p our 

The formholder packers can be either nailed 
to wooden formwork or attached to the 
rebar with steel tie wire if metal forms are 
used. If foimkoider packers are used, attach 
the clear packer tubing directly to them If 
the clear packer tubing is being run outside 
ie foimwoii. protect the open ends with 
a plastic cap or tape and take measures to 
protect them from dam age du ring formwork 
installation and stripping 

The INJECTO Tube System is ideal for 
macue andpwMein. details such as pipe 
penetrations and attaching to conventional 
PVC wterstops .that may encounter very' high 
head pressures fsee figures 9 and 10). 


CAUTIONS: 

1 . The yellow INJECTO Tube must be 
m: tailed in direct contact with the joint over 
it: foil length, to allow' proper and complete 
distribution of the injection resin. If die 
concrete is not smooth enough to allow* foil 
contact, use SWELLSEAL*' WA to create 
a mooth surface. Press INJECTO mto the 
SWELLSEAL WA 


2 Do no? cross the yellow INJECTO 
Tub e: "fellow* should never touch yellow oi 
i could occur during die 




figure «. Em anO begtaaMg of tojecto Tube lengths 



figure 3. Pip# Sealing 



3. The ends and beginnings of yellow 
INJECTO Tube lengths should be done as in 
figures - and S to prevent cross contamination 

during foe res us injection pieces ; 
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- Cocci ere coverage must fee :■ mmmmn 
cf 2 *: ' on all sides. After concrete has 
cures :« she recommended 28 days any 
wate; i:.n]tratmg sato the joint will be 
cell*.: red by the system and appear through 
die clear pacier tubing The tubing should 
eitfcei piotrude out of the concrete at easily 
.'ccesubLe places or be connected to a 
tV.mhoIdei packer. 

The IN JI CTO Tube system is designed to 
pros ids a delr. my system for waterproofing 
resms, which are injected into the structure 
m 2 : rordance with the instructions found in 
the selected injection resms technical data 
sheets. Consult with the DeNeef Technical 
Department for assistance in selecting the 
appropriate sealing resin for each condition 


Always use protective clothing gloves and 
goggles consistent with OS HA regulation; 
during use. Avoid eye and skm contact Do 
not ingest. Refer to Safer. Data Sheet <$DS) 
for detailed safety precautions 

In the event of an EMERGENCY call: 

CHEMTREC 800-424-9300. 

Limitations 

IN TEC TO Tube waferstop system must be 
installed by an Approved DeNeef IN’ JE CTO 
Applicator m accordance with die IN'JEC TO 
Manual for Warranty to be effective. Concrete 
cover must be a minimum of 2 %" on all 
sides 


Health and Safety 


mvw.deneef.com 

Technical Service ! -800-732 -G1§€ 

Ae aset *.*.» -* 2 r~.*aen »e*e m Be it a eases on cats and Knowledge ca a m ared «o oe But and accurate and a offered me t ntrz 

zoritotrman twest** Ben arc- rereeawm. Put *e » not aantaM me nesuus lo oe aBtnnea Pease read at swementt. recorrmenaaBens or 
susaejsww r aatuncBon # m condmers of sae tew* ape? a at goods suppled By at. No ssaei«w*t leewnmenaaBcn w suwesiicn a 
r, t r.ats V - sr . Jte **xti auxtd BiSwge art, eatent of coeyrtptit W . R . Sface & Os -Corn ... SC W H B emoi e Avenue. Camonoge MA 02 sac . 

- :a'a:a C-sct :wa e.c. saw c*~*fS* Road West \a« . Ontario, Canada i13 JOS 
ffs oreduct mss, z-t covered e» ease' s or patent: :erwng. Cop/dght20ll. W R Grace ft Co. -Conn. 

OBHUI Pme-r n c 3 A 52, It =XPC« 
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APPENDIX C 

XYPEX CONCRETE ADMIXTURE INFORMATION 
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L ; ration 

Xypex s a unique chero*cai treatment for the water* 
proofing protection and improvement of concrete. XYPEX 
AOMiX C-ID0Q is 3 died to the concrete ma at the time 
of rater ng Xypex Mm,* C-1000 consists of Portland 
cement, very fine treated s*fca sand and various active 
proc-r eisry chemicals These active chemicals react with 
the mo store in fresh concrete and w*h the by-products 
of cement hydration to cause a catalytic reaction which 
generates a non- soluble cxystaBne formation throughout 
the pores and capiRary tracts of the concrete. Thus the 
concrete becomes permanenty sealed agamst the pen- 
etration of water or kjusds from any direction. The concrete 
is also protected from deterioration due to harsh environ- 
mental -conditions. 

Xypex Admix C -Series 

The Adm:» C-Series has been specialty formulated to 
meet varying project area temperature conditions Xypex 
Adrodc €-$00 is specifically formulated to meet modem 
concrete practices that incorporate add -fives such as % 
ash end slag. For most concrete mix designs adding the 
Admix €-500 wii have minimal or no effect on setting 
wne Xypex Admsx C-1000 is designed for typeal Portland 
cement-rich concrete where normal to a mild retarded set 
is c-es red Xypex Admix C-2000 s designed for projects 
where extended retardation is required due to hgh ambl- 
er: temperatures or tong ready-mix del very times See 
Sett ng Tme and Strength for more details Consult with 
a Xypex fechrocal servtc-es representative for the most 
appropriate Xypex Admix for your project. 

Recommended for: 

* Reservoirs 

* Sewage and Water Treatment Plants 

* Secondary Containment Structures 
- Tunnels and Subway Systems 

* Underground Vaults 

* Founds- -oris 

* Part ng Structures 

* Swimming Fools 

* P-ecast Components 

Advantages 

* -is sts extreme - ydrostate pressure *rom e ther 
costive or negative surface of the concrete 

■ Beco-es a- integral part of the substrate 


ADMIX C-1000 

i7f»ITcIi'iNfiftC»S cirfSTALLiil 

C oncrete W aterpro el n § 

• Highly resistant to aggressive chemicals 

• Can seal static hairlm cracks up to 0.4 mm 

• Allows concrete to breathe 

• Non-tox m 

• Less cosiy to apply than most other methods 

• Permanent 

• Added to the concrete 31 time of batching and 
therefore ts not subject to climatic restraints 

• Increases flexibility «t construction schedufng 

Packaging 

Xypex Admix C-tQOQ is packaged in 60 lb {27.2 kg j pais 
and 50 lb. (22,7 kgi bags Adrotx C-1000 & also avail- 
able in cartons contain ng 10 lb. (4.5 kg), 12 lb {5.5 kg), 
and 15 lb. (6.8 kg) soluble bags For specific projects, 
contact the manufacturer for availability of custom sized 
packaging 

Storage 

Xypex products must be stored dry at a minimum tem- 
perature of 45*F (7*0. Shelf We & one year when stoned 
under proper conditions. 

Dosage Rates 

Xypex Admix: C-1000: 

2% - 3% by weight of cement 

Xypex Admix €-1000 NF {Mo Fines Grade): 

1% - tJ5% by weight of cement 

MOTE: Under certain condrtoons, the dosage rate for Mo 
Fines Grade may be as low as Q. 8% depending on. toe 
quantity and type of total cementXkjos materials. The 
maximum use level ts 2% by weight of ceroem for potable 
water appl-cations. 

Consult wrth Xypex' s Technical Services Department for 

assistance to determining the appropriate dosage rate 
and for further nformaPom regarding enhanced chemical 
resistance, optimum concrete performance, or meeting 
the specific requirements and conditions cf your project. 

Test Data 

PERMEABILITY 

U.S. Army Corps of Engineers CRD CI8-71 
“Permeability of Concrete*) Avne* Engineering Corp 

Houston. USA 

Two concrete samples containing Xypex Admix at 3% 
and 5% respectively and an untreated control sar.;-e 


C:nc-ete Waterproofing By Crysta, ration" 
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roston ami deterioration caused by contact with ag 
sive chemicals AM samples were sorted in a 5% st 
add solution at 20*C for six months. Various evahw 
and measurements were assessed -very ~:-rh c 
the test period, including photographic corc:-- 
relatsve dynamc modufes of elasticity, percentage or 
in length, weight and ftexural ngd ty. Although the > 
Admix sample was subjected to aod tori r ans we: 
stde ts published range the resuits confirmed > ype 
the oest performance among the seven samples res 


tested for water permeability Both the treated and 
ur treated samples were subjected to a pressure of 150 
ps (35C ft, water - -s ad; Res. ts showed moisture and 
o*nr *3ted w are- throughout the untreated sample after 
I-t hours However, the Xypex Admix samples showed 
no .&?► see anc water penetration of only f .5 mm after 
120 hours 5 days), 

U S A. Ty Corps of Engineers CRD CA9-73. 
'Fermeabiicy of Concrete'". Sesscc Services, Pm Led, 

Singapore 

Six Xypet Adm-x-treated and six untreated concrete 
samp es were tested for water permeability Pressure 
was gradually increased over five days and then main- 
lairted as 7 bars (224 ft. water head) for 10 days White 
the six reference samples showed water leakage be- 
ginning on the fifth day and increasing throughout the 
test period, the Xypex Admix samples showed no water 
leakage at any time during the test 

DIN f 048. ‘ Warn Impenneabtlity of Concrete”. 

OICTU SA. Dept, of Engineering and Construction Mg t. 

Samba go. Cftie 

Concrete samples 120 mm thick containing Xypex Adrra.x 
were tested with the same size reference samples for 
water impermeability. Samples were subjected to hydro- 
static pressure for 28 days. Water totally permeated the 
untreated samples but no water penetration was detect- 
ed in any of the Xypex Admix -treated samples 

COMPRESSIVE STRENGTH 
MSTMC 39. “Compressive Strength of Cylindrical 
Concrete Specimens HSTAgm. Vancouver, Canada 
Concrete samples containing Xypex Admix at. various 
dosage rates (♦%. 2% and 5%') were tested against an 
untreated concrete convol sample Compressive strength 
test results after 28 days indicated a significant strength 
increase n the samples incorporating Xypex Adrntx. The 
compressive strength increase varied between 5% and 
2S% (depending on the Xypex Admix dosage rate) over 
that of the reference sample . 

ASTM C 39, “Compressive Strength of Cylindrical 
Concrete Specimens” Kleinfeider Laboratories. 

San Francisco. USA 

At 28 days, the compressive strength test of the concrete 
containing Xypex Admix measured 7160 psi as compared 
fc the reference sample at 6460 ps (a 10% increase). 

CHEMICAL RESISTANCE 
JS, "Chemicai Durabtiny Test”, Japanese Utility 
Company. In-house Test Report. Tokyo. Japan 
Concrete samples containing Xypex Admix were tested 
against five samples containing other admixtures and 
against a control sample, to determine resistance to cor- 


“'Sufftrric Acid Resistance Test'. 

Aviles Engineering Corporation, Houston. USA 

Concrete samples containing Xypex Adorn at d-lterer t 
dosage rates (3%. 5% and 7%) were tested against 
untreated control samples for suBuric ac*a resistance 
After immersion in the sulfuric aod, each sample was 
tested f or weight loss on a daily basis until a wwght 
loss of 50% or a definite response trend was ofetaaned. 
Tbe percentage weight loss of the samples containing 
Xypex Adm at tested significantly lower than the control 
samples. 

“Sulphate Resistance Test’. 

Taywood Engineering Ltd L Perth. Australia 
Xypex Admix-treated concrete samples were nfwmejsed 
in an ammonium-sulphate sofutsen and tested for 'resis- 
tance m a harsh environment* The performance g# the 
Xypex crystalline technology was compared with f<ve 
other concretes, including one contacting a sulphate- 
resistant cement Each of the test samples was cured for 
seven days and then placed m an ammonium-sulphate 
solution (132 goitre) for 180 days. The rate of corrosion 
was determined by measuring weight toss, and length 
change was noted on a weekly basis. The Xypex crys- 
talline technology substantsaiy improved concrete pe**c-- 
mance as compared to the reference concrete and tested 
very similar to the sulphate-resistant concrete. The Xypex 
Adm-x-treated samples also prowled the highest tews of 
protection as measured by change m length 

FREEZE/THAW DURABILITY 

ASTM C 666, a Ereeie/Thaw Durability 

Independent Laboratory. Cleveland. USA 

After 300 freezefthaw cycles, the Xypex Admix-treated 

samples ndicated 94% relafeve durability 


Exposure testing of potable water sn contact with Xyr_~. - 
treated samples indicated no harmful effects. 


POTABLE WATER EXPOSURE 

NSF 61. “Drinking Water System Component-Health 

Effects NSF International.. Ann Arbor. USA 


XYPEX ADMIX C-130Q PRODUCT DATA 
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ms for Use 

*rz~> Remix C-1CCC must be added to the concrete at 
the c f :a*ch:ng. ~ne sequence of procedures for 
add • :r a ! v3--y according to the type of batch plant 

spew :r arc equpment 

1 READY mX PLANT - DRY BATCH OPERATION Add 
Xy: * s Aaw * - powder •form to the arum of the ready- 
m w true*. Oriw the ready-mix truck under the batch piant 
and add the balance of the materials in accordance with 
standard concrete batch, ng practces. Mm matenaH for 
a mm mum of 5 minutes to ensure that the Xypex Admot 
ha; been thorc ..-gr.ly dispersed throughout toe concrete. 

I READY MEX PLANT - CENTRAL MIX OPERATION Mix 

> vpe >. Admix w» water to form a very thin slurry (e g. 

' 5-2Gto.X3.75 -fi kg of powder mixed wto 3 U S gaSonV 
13.8 feres of waiter). Pour the required amount of mate- 
rial into the drum of the ready-mix truck. The aggregate, 
cement anti water should be batched and mixed in the 
piant n accordance weh standard practices (taking nto 
account the quantity of water that has already been 
placed in the reasy-m* truck) Pour toe Admix slurry mto 
the truck and mot for at least 5 minutes to ensure even 
distribution of tie Xypex Admit throughout the concrete. 

3. PRECAST BATCH PIANT Add Xypex Admix to the 
rock and sand, then mix thoroughly for 2 - 3 minutes 
before adding the cement and water. The total concrete 
mass should ae blended using standard practices. 

NOTE: 

I. ft is important' to obtain a homogeneous mixture of 
Xypex Admix with the concrete. Therefore, do nor add 
dry Admix powder directly to wet concrete as this may 
cause dumping and thorough dispersion will not occur. 

ii Concrete containing the Xypex Admx does not pre- 
crude toe requirement for design of crack control, construc- 
tion joint detailing and measures for repa ring defects ft 
concrete he honeycombing, tie holes, cracks beyond 

specified limits). 

For further information regard ng toe proper use of 

> ypex 4dmx for a specific project, consult with a Xypex 
technics! services representative. 

Selling Time and Strength 

The setting tame of concrete s affected by the chemical 
ar : or.ys ca :ompc; tion of ingredients, temperature of 
re concrete and climatic conditions Xypex Admix C- 1000 
is :~sgned for typical Portland cement-nch concrete. 
wr~-9 norma* to a it d retarded set s desired. Concrete 
conta n ng the Xypex Admix C-1000 may develop higher 


ultimate sSrengtos toar : a n concrete ~'al m . es she. d 
'be carried out tinder project condif : ns to n-’-nr r~ r* 
setong tme and strength of the concrete dosed with 
Xypex Admix C-1000. Consult wto a Xypex technical 
services representative for toe most appropriate Xypex 
Admtx for your project . 

Limitations 

When incorporating Xypex Admx . toe temperatu re of re 
concrete mm should be a&ove 40*F (4*C ; 

Technical Services 

For more instructons, alternative installation methods, 
or information concern ng the compatibility of toe Xypex 
treatment with other products or technologies contact 
the Technical Services Department of Xypex Chemical 
Corporation or your local Xypex representative 

Safe Handling Information 

Xypex * alkafene. As a ceroentitous powder or mixture, 
Xypex may cause significant skin and eye matter? . Direc- 
tions for treating these problems are cfeariy detailed on 
afi Xypex pais and packagrtg. The Manufacturer also 
maintains comprehensive and up-to-date Material Safety 
Data Sheets on all its products. Each sheet contains 
health and safety information, for toe protector? cf work- 
ers and customers. The Manufacturer recommends you 
contact Xypex Chemical Corporators or your focal Xypex 
representative to obtain copes of Materia! Safety Data 
Sheets prior to product storage or use. 

Warrant? 

The Manufacturer warrants that the products manufac- 
tured oy it sha® be free from material defects and wl be 
consistent with its normal high quality. Should any of toe 
products be proven defective, toe liability to the Manu- 
facturer sha® be limited to replacement of toe product 
ex factory. The Manufacturer makes no warranty as to 
merchantability or fitness for a particular purpose and 
tots warranty is in lieu of a® other warranties expressed 
or mpfeed The user shall determine toe suitabilry of toe 
product for his intended use and assume ail nsks and 
liability in connection fierewito. 
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APPENDIX D 

RST INSTRUMENTS INFORMATION 
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Vibrating Wire Piezometers 


O operating principle 

V-tr 3Urq wire contain a higH tsstiSe 

steel «re write a flrafll anasot at aw eras arto * 
Parted to a nahfapm in earteaX nett water 
prsc&ure ^ the setter enct The ^itre to etectBrtealiy 
p«*tea, wgi tee resonant frequency of uttra- 

p rapport on ai to 1 i -3fv irs i* se enr tti tfs 

tteqaeficy trtouoeis an attssmailtog ojrte^ Sn a cr$ 
wmn it deBectao By a* rgssK&e u*t mm m #e 
VWZWVtssa&sge^seReajSsMt. am cant*® »e 
caroerted to a prestwe. The frequency ausptF. to 
immune to ettarwt electees notoe, anc ante to 
»*:* **g Mrtns caosnon in qeoBechnfcal apps- 
cattont' usipty re fiatse igNWng pratecBon to im- 
In eKeafing wire tf^n^Tw 

The tequeney $<cr.a » etoeptonaty «wun* 
horn ease effects, todudtoq lengm t» «*eraf 
. spang reestariMi, notse ettsp. ana 
nsototae The tfcrtng me srti amA atrt#* 
no teffcomuatar tew* and has MUR toneea 
9 » ctsefuige am* prate®* agatta tmmmt 
ssw^^are®* toestisraBf ^wtaepenmecer 
fjre&raes eaxfcsnt nsiaw«| in tflitca geotecmi- 
ctf season# - te. tong outaoor cato*e* Buries in 
uson. 

The piezometer to «ppp« «uh a som&rt 
anteresS sJawtett steel porous met to prevent 
set! park*** turn w^acting toe ttaphragm A 
toeraaBtor to oun into tee pteowtar »odfy to 
pern*! temcesatote measMtsmefl! am mrspea- 
tme oarreertsaSof! or the cteHsmater smssm 
canetnissian to aB sanWBs steeL RST vmamg 
ertre piezometers are stepped wot esttenfly tough 
p«yt«teane-f»awM tet-^weicies cats* tot maas • 
mum e«fc^a«x *1 Beta aamSSons, 


& applications 




& features 


sww* 
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specifications * ordering Info 

Vibrating Wire Piezometers 


e piezometer options 

*pp% ng ■ 1 1 | aw i 






© options! equipment 




® eiectricel csbie specs 


® ordering info 


■ H.. *..■! I *1 U 
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DT2055B Ten Channel Data Logger 


st * a put tmm MR sogjw meat ft* rsmm wes- 
sons or unMtDBntt that require- trwpjerst nsawe 
ssa recwtiRg. st connects to M 'tftxaUng wsw 
sensors tracts starters, 

and strata gau^e* Hoawet, S*e DT2SS58 Tw 
Chartr* Dab Logger *» net oonnas! ta vSrafing 
wire smsore- Mitt atac* israat oaouary. 

V sbr 3Sr!g tatas §r?ng£rn( haye unique at&*antac$ 0 €- ft 
geoftxwseas appssaBo?*, as me ftwsuswiey strtput 
or me gauge tt smsmme m edema ^w&Jcai rase, 

a&ie to tD^-rste wsi wing piteii iigr>ai degjBXSs^ 
Oort, and at* so trarww ste sgrsaf sap to t.6Bk>- 
fftetaswsmeaio*. 

HMa rfeF^p c- ttafra fe 

sane awng 5 t* uiftsRoggetSi fie« PC or 
a aptsop. Iteft-Oamei Host SoRmweis 

afeo inducted. 

A stage ganfl option (Brasse-T) t also 
aw*a»e tor Mute-poM vtonartg vwwt 
PteEDtaelBr strings ar lUarjrstBft* Strings. 


« applications 


s 
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DT2055B Ten Channel Data Logger 


#. fi'Baerai specifications 

' ’ H;- ’ K'* 


& data storage specifications 
r>tscs«prcw ! SFEOFtexnOM 


® optional equipment 


m ord«rl«§ Info 


uwma-ritleatrerMwtt* «««’ I «o*> 
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